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HEM3ftA»DtJK FOR THE EECJRD 

SUBJECT : J58 Development Test -lour Status Requested by fkh 


l. The following lies been requested of Fratt A Whitney 

fey I 


a. Total full scale J5I (JTll) engine test hours 
iwacuoulated to date. 

b, Total J58 (JTI1) full scale engine and compressor 
component test hours accumulated to date at s Inflated 
supersonic flight conditions. (List hours versus each 
significant maeh number condition.) 

2* As far as Headquarters knows, the following infer- 
station has bean sad© available to certain IJSAP and lavy 
personnel in ** confidential • semi-annual progress reports 
covering the period through April 1962 1 


Total J5S engine tast hours 3330 

J58 engine test hours at or above 

Mach 1*5 323 

Haefc 2.0 201 

Mach 2.5 5? 

Mach 3.0 23 

Tasting of the engine with Mach 3*2 environmental 
conditions at the engine inlet has bean conducted. 

3* At present , Headquarters records indicate that the 
J3S development status Is: 

Total J53 engine test hours 11,226 

JTitS-20 engine test hours 3,290 


JTllD-20 engine hours at or above Mach 2.0 1,947 
J?llt’-20 engine hour* at or above Kach 3.0 1,312 
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Relating this status tu previous engine programs aueh as the 
J57 sad J75, it become apparent that the JWJT11 program is 
%& the vicinity of a 150 hour Mission ^ueliflcation Test. 
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